Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Text 


UNCLASSIFIED 
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21 

ACTION NEA- 10 

INFO OCT-01 AF-06 EUR-12 ISO-OO EB-07 CIAE-00 INR-07 

NSAE-00 /043 W 

127260 

R 180740Z APR 76 
FM AMEMBASSY ABU DHABI 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 4216 
AMEMBASSY ATHENS 
AMEMBASSY TEHRAN 
AMEMBASSY LILONGWE 

UNCLAS ABU DHABI 1015 

USDOC FOR SIPS, CAGNE 
ATHENS FOR RTDO 

E.O. 11652: NA 
TAGS: BEXP, BTIO, TC 

SUB J : STATUS REPORT:ABU DHABI MILITARY & CIVIL AIRPORT PROJECTS 

REF: (A) ABU DHABI 329 (B) ABU DHABI 330 (C) ABU DHABI 397 
(D) ABU DHABI 505 (E) TEHRAN 1618 

LILONGWE PLEASE PASS TO H R. FREDRICH OF NET ,1,0 TEER CO. 

1 . MILITARY AIRFIELD: PROJECT CONSULTANT BECHTEL 
INTERNATIONAL REPORTS THAT: 

(A) DESIGN FOR PHASE II (MAJOR EARTHWORKS, RUNWAYS, 

ETC) IS COMPLETE AND IN MAIL FROM SAN FRANCISCO 

TO ABU DHABI. DESIGN WILL BE REVIEWED WITH ADDF 
AND FINALIZED IN ABOUT THREE WEEKS SO FIRMS WISHING 
TO PREQUALIFY FOR THIS PHASE HAVE ONLY THREE WEEKS 
LEFT TO GET IN TOUCH WITH BECHTEL OR THE ADDF. TO 
DATE BECHTEL HAS RECOMMENDED TO ADDF THAT THREE U.S. 

FIRMS BE GIVEN PREQUALIFCATION : GUY F. ATKINSON, 

S.J. GROVES & SONS, AND DRAVO CORP. 

(B) DESIGN FOR PHASE III BUILDINGS, HANGARS, ETC.) 
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PROBABLY NOT BE READY UNTIL MID-JULY (NOT MID-JUNE AS 
PREVIOUSLY REPORTED). 

2. CIVIL AIRPORT: DEPT OF PUBLIC WORKS REPORTS THAT: 

(A) OFFICIAL CLOSING DATE FOR BIDS FOR PHASE I (TERMINAL) 

IS JUNE 16. BUT IF THERE ARE NUMEROUS REQUESTS 

FOR A DELAY IT WILL BE GRANTED. FIRMS MAY PRESENT 
CREDENTIALS AND IF DEEMED QUALIFIED MAY PURCHASE 
TENDER DOCUMENTS RIGHT UP TO THE CLOSING DATE. SO 
FAR ONE U.S. FIRM (DPW REFUSED TO IDENTIFY IT BY NAME) 

AND 22 FOEIGN FIRMS HAVE PREQUALIFIED AND PURCHASED 
THE TENDER DOCUEMENTS (98 KILO PER SET). DPW AND ITS 
CONSULTANT AEROPORT DE PARIS HAVE DECLINED TO SELL 
TENDER DOCUMENTS TO A NUMBER OF FIRMS (INCLUDING SOME 
U.S.) WHICH THEY CONSIDERED TOO SMALL (THEY ARE LOOKING 
FOR FIRMS WITH ANNUAL SALES OF AT LEAST DOLLARS 150 MILLION). 
AEROPORT DE PARIS HAS WRITTEN TO THE FIRMS WHICH WERE REJECTED 
BECAUSE OF SMALL SIZE SUGGESTING THEY ENTER INTO JOINT 
VENTURES IF THEY WISH TO PURSUE THE PROJECT FURTHER. 

(B) MANY INQUIRIES HAVE BEEN RECEIVED BY DPW FROM AMERICAN 
MANUFACTURERS OF AIRPORT EQUIPMENT - APPARENTLY IN RESPONSE 
TO ANNOUNCEMENT IN COMMERCE TODAY. ALL LETTERS FROM 
SUCH FIRMS HAVE BEEN PASSED ON TO PREQUALIFIED TENDERERS 
VIA AEROPORT DE PARIS. 

(C) TIMING OF LATER PHASES OF CIVIL AIRPORT PROJECT 

STILL SOMEWHAT UP IN AIR, BUT PRESENT OUTLOOK AS FOLLOWS: 

PHASE I; TERMINAL BUILDING: DOCUMENTS AVAILABLE NOW. 

CLOSING DATE JUNE 16, 76. 

PHASE II: MAJOR EARTHWORKS INCLUDING RUNWAYS, TAXIWAYS, 
APRONS: DOCUMENTS AVAILABLE AUG 76. CLOSING NEAR END 
OF 76. 

PHASE III: MAJOR MECHANICAL/ELECTRICAL EQUIPMENT INCLUDING 
AIR CONDITIONING POWER SUBSTATION, CONTROL 
SYSTEMS, ETC.: DOCUMENTS AVAILABLE NEAR END 76. 

PHASE IV: OTHER BUILDINGS, CARGO TERMIANAL, CATERING 
BUILDING, WORKSHOPS, RADAR TOWER CIVIL WORKS, ETC. 

DOCUMENTS AVAILABLE EARLY TO MID 77. 

PHASE V: RADAR SUPPLY AND INSTALLATION: DOCUMENTS 
AVAILABLE EARLY TO MID 77. 

PHASE VI: FURNITURE: DOCUMENTS AVAILABLE SOMETIME IN 1977. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 APR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976ABUDFI01015 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 47-0345 
From: ABU DHABI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760449/aaaabpgw.tel 

Line Count: 108 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 76 ABU DHABI 329, 76 ABU DHABI 330, 76 ABU DHABI 397 

Review Action: RELEASED, APPROVED 

Review Authority: oatisao 

Review Comment: n/a 

Review Content Flags: 

Review Date: 07 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 JUL 2004 by SilvaL0>; APPROVED <17 SEP 2004 by oatisao 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: STATUS REPORT:ABU DHABI MILITARY & CIVIL AIRPORT PROJECTS 
TAGS: BEXP, BTIO, TC 
To: COM 
Type: TE 
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